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SAPC~22947 
Copy_puof 3 
31 December 1957 


MEMORANDUM FOR THE RECORD 


SUBJECT: Concurrence in Contract 29X11 


i. This memorandum contains a recommendation submitted 
for spproval of the Project Director. Such recommendation is 
set forth in Paragraph 5. 


2. @ 56 recorders were procured under a 25X1 
from the subject company for use by Project @ recor= 25X1 


ders now need to be modified to be compatibl -Flight Proces= 

sor being developed and produced for under Contract 25X1 

No. with Eastman Kodak Co. Due to the unce nty of loca- 

tions @ recorders where the modification kits will be installed 

the contract for 5 kits has been written as a; price subject 55X4 

to price redetermination, upward or downy ms, i 

3. The target price is th a ceiling price of ¢ ae 
The amount d te obligated against 
——s Fiscal Year have been transferred to 55x 1 
ATONE. By concurrence to this memorandum the Project 


Comptroller signifies that sufficient funds are available for this 
obligation. 


hk. Certification of funds for this contract will be handled 
under the procedure approved by the Director of Central Intelligence 
on 15 December 1956, which in effect results in all 10(b) expenses 
involving issuance of Treasury Checks being accumulated in a 
separate account within the Finance Division. The amounts in this 
account will be periodically scheduled for certification of the 
vouchers by the Director. This procedure eliminates the necessity 
for a separate certification of authority under Section 10(b) of 25xX4 
Public Law 110, Slst Congress, for each contract. 
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of 
5. Approval of Contract and execution there 
on behalf of the Agency by the authorized Project Contracting 
Officer is recommended, 


Approval requested in 


af 
Project Director 
rj 
Distrib : 
Orig 


2 - Proj. Finance 
3 - Proj. Chrono 


- 2 - 
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IAPC. 22949 
*7 > Ber 
| RESORTED CONTRACT CONTRACT NO. a 25X1 
onnnnrUTTOVTnennn To enenanebmanamaanentennedl pane mien 4 * 
Gelling Price: 25X1 
Contract, for: See Schedule Target Price : 
| Mail invoices to: Performance Period/Delive H 


See Schedule 


| \ 25X1 
Aaministrative Date: 


This contract is entered into, by and between the United States 
of America, hereinafter called the Goverment represented by 
the Contraeting Officer executing this contract, and the above- 
named Contractor which is 8 Corporation, incorporated in the 
State of Pennsylvania, hereinafter called the Contractor. 


The parties hereto agree thet the Contractor shall furnish the 
facilities and deliver all supplies and perform all the services 
set forth in the attached schedule issued hereunder, for the 
consideration steted herein. 


The rights and ctligations of the parties to this contract shall 
be subject to and governed by the attached schedule and General 

Provisions. In the event of any inconsistency between the Sche- 
dule and the General Provisions, the Schedule shall control. 


IN WITNESS WHERBOF, the parties hereto have executed this con- 
tract as of AN 47 1958 


eeeeeremener nine tthe OCaeC Ot ee OTA DO ALAC AAC 
Signatures : 


25X1 


29X1 
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CERTIFICATE 
z; ra feos » certify that 
T am the a of the Corporation named 
asp Contractor herein; that who 


sigaed this contract on behalf of the Contractor was then 


of said Corporation; that said con 


tract was duly signed for and in behalf of said Corporation by 
authority of its governing body, and is within the scope of its Cor- 
porate powers. 


(Corporate Seal) 


ce ene PE I LC EON ENE tN Oh ER NTT 


scented 
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TNDEX TO SCHEDULE 


PART I - SCOPE OF WORK AND BELIVERY SCHEDULE---~+<++>s<0-~ 
PART IZ ~ CONSIDERATION AND PAYMEN Te-<0~--«~-0cneeenenene 
PART III ~ ANTICIPATORY COSTQ<<e-enee enone nn et enn nner ne 
PART IV - PRICE REBETERMINATION-~-<0-22n<-awenewernwennne 
PART V - PROGRESS PAYMENTS-------2<enennneee--nnenwnenwwe 
PART VI ~ WAIVER OF R&QUIREMENTS OF GENERAL PROVISIONS--- 
PART VII - SPECIAL SECURITY RESTRICTION Ge <a wenn wen mmm a 


a 


~ 3« 


: j 
eal 
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